37 ^ 

Approved For Release 2001/08/27 : CIA-RDP64-00360R(^800030068^™- ;; * 

'‘^DEPARTMENT OF THE AIR FORCE W'*’ ^ ^ [ 

HEADQUARTERS UNITED STATES AIR FORCE jj COPY /Of 2, I 

WASHINGTON 25, D.C. ' “ 

REPLY TO: 

#236 

Hq Western District 
Auditor General 
Comptroller, USAF 
1206 Maple Avenue (Room 916) 
Los Angeles 15, California 


31 October 1958 



FOIAb3a 


SUBJECT: Report on Interim Audit of Costs 

CONVAIR, A Division of General Dynamio^Corporation 
San Diego, California (Contract No. m| 

TO : Contracting Officer 


FOIAb3a 


1. We have performed an interim review of costs incurred under 
subject contract to date of 30 September 1958. 

2. Based o n our exami nation, incurred costs through September 

1958, totalling as reflected in contractor's Progress Pay- 

ment Bureau Voucher No, 1, are approved for payment. 



W. H. GROSS 
Project Supervisor 
Western District 
Auditor General 
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